Government 


Publicahons 


\ ONTARIO 


ONTARIO PUBLIC WORKS | 


| 


ee ee 
! 


AIA 


3 1761 11649848 6 


HA 


CAPITAL WORKS 


CRSA Le 
ae 


Program for 1967/1968 


with 


Preface of Works Completed 


Over the Past Two Years. 


Pages 1-5 Work Completed 
Pages 6-7 Projects Under Construction. NG Yen, a RRA ae 


Pages 8-10 Projects Approved for Construction ey SN a 


Pages 11 - 12 Preparation of Working Drawings 
and Specifications 


Pages 13-17 Preliminary Planning banca 


uy cae 
SS tee OF 


PT ne 
aN 


ota <6 


>> 


i) A 
q 1 Aa! ie +h : 
ty UP) AR eee oe 
roe rae 
ia 4 ie 
+ Lie! 


> 
, : ‘ 
; ¢ ; K 4 i , } 
Dee a | | 
ameter vy Lae ye f | | 
Vig i) 
i Ak my ane ' | : | 
a 
i 4 


y's! 7 
alt ; | 
ey 
| ¥ 
i : | 
W 
1 
; , tg 
i 
| fi 


| A 
7 y 
\ .) 
1 
: 
| @ 
' 
‘ 
> 
ly , 
ar 
| ‘ 
¥. 
é 
~ 
7 
, § 
j 
e: : 
, 
mt 
*)h 
, (f 
4 
' 
) 
¥ 


4 
h 


nn a We Oy 
vg P 
Ba Pe 
a 
Pot iih 
iW TAP, 
aan 
( Hi 
4 
i f 
’ 
4 
i 
t 
Ay 
‘ ‘ r i” ay Uy 
ey il Wy if 
; ' 
‘ 
P } | y i 
f i ‘ é ’ 
ae Fi j 
» # | Pee Sean 


MEMORANDUM RE BUDGET SPEECH 1967-68 
During the past two years a number of projects have been completed for the various 
Government Departments. The following list indicates some of the larger undertakings 
together with expenditures incurred as at February 28, 1967, to the nearest 


hundred dollars. 


For The 
DEPARTMENT OF AGRICULTURE AND FOOD 


UNIVERSITY OF GUELPH—Completion of previously committed projects: 


Dairy Barn — Major renovations 

Administration Building — New elevator 

Graham Hall — Major renovations 

Animal Husbandry Building — Feed laboratory 

New greenhouse 

Various locations — 
Electrical time and signal system 
Underground electrical distribution system 

Agronomy Building — Major alterations 


Physical Education Building — Revisions to mechanical services 


KEMPTVILLE Agricultural School — 
Dairy Building — Renovations 
Administration Building — Renovations 
Girls’ Residence Addition (Home Economics) 
Pole Barn 


VINELAND Horticultural Experiment Station — 
Rhubarb forcing house 
New heating system 


For The 
DEPARTMENT OF ATTORNEY GENERAL 
District Headquarters Buildings constructed at: 
DOWNSVIEW 
PETERBOROUGH 
SOUTH PORCUPINE 
MOUNT FOREST 


Detachment Buildings constructed at: 
NAPANEE 
MARATHON 
LONGLAC 


GRAVENHURST — Ontario Fire College 
Water filtration plant 


AYLMER — Ontario Police College 
Lockers and shower rooms 


HAILEYBURY— 
New Registry Office 


SAULT STE. MARIE Court House — 
Passenger elevator 


18,500. 

8,500. 
19,500. 
18,600. 
15,300, 


46,300. 
70,000. 
56,200. 
14,600. 


6,500. 
10,700. 
210,000. 
25,000. 


25,000. 
96,700. 


400,000. 
332,000. 
352,000. 
292,000. 


110,000. 
118,000. 
146,000. 


7,400. 


42,600. 


221,600. 


25,000. 


For The 
DEPARTMENT OF EDUCATION 
BELLEVILLE — Ontario School for the Deaf 
Paging and intercom system 


BRANTFORD — Ontario School for the Blind 
Senior Boys’ Dormitory 
New heating system 


IRONDALE — Ontario Camp Leadership Centre 
Electrical services in various buildings 


LONDON — 
College of Education 
Ontario Vocational Centre—Additional classroom accommodation 


SAULT STE. MARIE — 
Ontario Vocational Centre 


For The 
DEPARTMENT OF HEALTH 
BROCKVILLE — 
New laundry equipment 
New heating plant 


BYRON — 
New kitchen equipment 


Area lighting 


CEDAR SPRINGS — 
Security screens 


EDGAR — 
Major renovations and alterations to buildings 


GRAVENHURST — 
Major alterations to Barbara Hayden Building 
Paving of roads and driveways 
Extension to sewage treatment facilities 
Automatic fire detection system 
New heating system 
Grounds lighting 


GODERICH — 
Landscape property 


HAMILTON — 
New water mains 


KINGSTON — 
Sewer system 


8,000. 


430,000. 
10,150. 


28,500. 


3,790,000. 
20,700. 


3,675,000. 


19,500. 
113,100. 


20,800. 
21,800. 


15,800. 


300,700. 


25,000. 
13,700. 
148,000. 
27,000. 
60,500. 
15,500. 


11,300. 


24,600. 


12,500. 


(Department of Health - cont’d on page 3) 


Digitized by the Internet Archive 
in 2023 with funding from 
University of Toronto 


https://archive.org/details/31/61116498486 


LONDON — 
Reconstruction of Hospital — Stage 1 
Water works system 
Renovate Chapel 


NEW TORONTO — 
New steam and return lines 
Dishwasher and related equipment 


NORTH BAY — 
New heating system 
Alterations to kitchen and equipment 


ORILLIA — 
New passenger elevator 
Conversion of boilers 
Renovated cottages ‘‘A’’ and ‘‘K’’ to provide classroom facilities 
New washroom facilities at lake front 
Extension to parking area 


PALMERSTON — 
New Regional Health Laboratory 


PORT ARTHUR — 
Garage and Implement Shed 
New parking area 
Additional classroom facilities 
Revisions to storm sewers 


THISTLETOWN — 
Day Care Centre 


TORONTO — 
Clarke Institute of Psychiatry 
Central Health Laboratory 


WOODSTOCK — 
Extension to garage 
Construct storm sewer system 
New heating system 
New pole barn 
New washer extractor 
Water main 


For The 
DEPARTMENT OF HIGHWAYS 


DOWNSVIEW — Bailey Bridge Building 

FORT WILLIAM — District Repair Garage 

KENORA — Paint and Carpenter Shop 
KINGSTON — Regional District Office Building 


$ 


2,980,000. 
133,000. 
31,000. 


60,000. 
45,000. 


47,300. 
5,600. 


27,000. 
46,000. 
42,000. 
8,000. 
7,600. 


50,500. 


177,400. 
8,200. 
19,500. 
10,250. 


95,700. 


9,200,000. 
5,600,000. 


21,000. 
38,500. 
118,500. 
27,900. 
£7200; 
19,400. 


200,000. 
492,000. 
57,300. 
1,114,000. 


For The 
DEPARTMENT OF LANDS AND FORESTS 


BANCROFT — Headquarters Building 
— Sanitary sewers 
COCHRANE — District Office Building 
DORSET — Underground electrical distribution system 


FORT FRANCES~ -— Maintenance Building 
SAULT STE. MARIE-— Major renovations & alterations to 
air services building 


SWASTIKA — Office and Shipping Barn 
For The 
DEPARTMENT OF MINES 
COBALT — Temiskaming Testing Laboratory 


Freight elevator 


For The 
DEPARTMENT OF PUBLIC WORKS 
TORONTO — 
QUEEN’S PARK — Extension to Frost Building 
Main Building — 
Major renovations to Library 
Alterations and renovations to 
Legislative Chambers 
Whitney Building — 
New heating system 
Fire doors and barriers 


880 BAY STREET — Interior renovations and alterations 


MIMICO — Regional Buildings — 
Outside security lighting 
Watermains 


DAMS & DOCKS — constructed at the following locations: 
BOYNE RIVER DAM 
CAMP LAKE DAM 
DURHAM MILL DAM 
FROOD LAKE DAM 
GEORGE LAKE DAM 
LAVIEILLE LAKE DAM 
MAGNETAWAN DAM 
MARTEN RIVER DAM 
OASTLER LAKE DAM 
WAKOMATA LAKE DAM 
SIOUX LOOKOUT DOCK 
ST. WILLIAMS NURSERY DAM 


$ 


100,000. 
73,300. 
173,000. 
79,000. 
86,200. 


49,900. 
108,500. 


53,600. 


5,450,000. 
192,800. 
27,000. 


885,000. 
50,000. 


50,000. 


5,100. 
15,700. 


237,000. 
15,600. 
189,800. 
68,800. 
19,260. 
77,900. 
7,420. 
78,400. 
25,000. 
23,300. 
44,700. 
37,100. 


For The 
DEPARTMENT OF REFORM INSTITUTIONS 
INDUSTRIAL FARMS 
BURWASH — Electrical services 
FORT WILLIAM — Mechanical & electrical services 


REFORMATORIES 
MILLBROOK — Roadway lighting 
MIMICO — Street lighting 
GUELPH — Renovated Planing Mill 


Ventilation system 
Chain link fence 


DISTRICT JAIL 


SUDBURY — Major renovations 
For The 
DEPARTMENT OF TOURISM & INFORMATION 
HOMER — Sanitary sewers & electrical services 
For The 
DEPARTMENT OF TRANSPORT 
DOWNSVIEW — Re-designed testing area 


14,700. 
82,000. 


5,700. 
17,100. 
26,100. 
19,800. 

9,100. 


25,400. 


22,005 


55,600. 
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This section deals with projects that are under construction and in various stages of 
completion. 

The funds allotted to each project are the estimated forecast of expenditures to be incurred 
in the fiscal year 1967-68 as approved by Treasury Board. 


For The 
DEPARTMENT OF ATTORNEY GENERAL 
BRACEBRIDGE — 
Two storey addition to existing Court House to provide a Family and 
Juvenile Court Room, District Court Room. To be completed in Spring 
of 1967. $100,000. 
Contractor — Paul Carruthers Construction, Ltd. 


COCHRANE — 
Alterations to Court House and Registry Office to provide accommodation 
for Solicitors and General Public — Completion expected April, 1967. $35,000. 
Contractor — Roy Construction & Supply Co., Ltd. 


ONTARIO PROVINCIAL POLICE 
SAULT STE. MARIE — 
District Headquarters Building nearing completion. $175,000. 
Contractor — Newman Bros., Co., Ltd. 


FORT ERIE — 
New Detachment Building $90,000.00 


Contractor — McCallom, McGowan Construction Ltd. 


For The 
DEPARTMENT OF EDUCATION 
MILTON — Ontario School for the Deaf — 
Stage 2 of this project is nearing completion. $50,000. 
Contractor — Frid Construction Co., Ltd. 


TORONTO — 
Provincial Institute of Trades — 21 Nassau Street. 
Major interior renovations and alterations are underway. $200,000. 
Contract and Day Labour 


HAMILTON — Technical Centre — 
Contract in the amount of $16,500,000. awarded to Robertson Yates 
Corporation (1966) Ltd. and E.G.M. Cape Co. (1956) Ltd: $8,000,000. 


For The 
DEPARTMENT OF HEALTH 
LONDON — Ontario Hospital — 
Construction of stage 2 which provides the north and south pavilions 
each consisting of a central core with four wings is underway. $4,500,000. 
Contractor — Frid Construction Co. Ltd. 


PORCUPINE — Ontario Hospital — 
The construction of this hospital will be completed in the fiscal year 
1967-68. $1,000,000. 

Contractor — McNamara Construction Ontario Ltd. 


WINDSOR — Regional Health Laboratory — 
A building has been purchased and renovations are underway to provide 


a health laboratory at this location. $200,000. 
Contractor — Woodall Construction. 


Lie 


For The 
DEPARTMENT OF HIGHWAYS 
DOWNSVIEW — 
Administration Building — 
Drawings and specifications are being finalized to carry out alterations 
in this building to install graphic arts camera. $125,000. 
For The 
DEPARTMENT OF LANDS AND FORESTS 
BALSAM CREEK — 
Fish hatchery together with office, food preparation, storage, garage 
and workshop areas. Tenders closed March 9, 1967. $500,000. 
Contract about to be awarded. 
For The 
DEPARTMENT OF PUBLIC WORKS 
TORONTO — Queen’s Park Office Extension — 
Phase 1 of the Queen’s Park Office extension which includes construction 
of the Hepburn, MacDonald and Ferguson Buildings is underway. It is 


expected these buildings will be occupied towards the latter part of 1967. 
$10,000,000. 


Contractor — Perini (Western) Ltd. 
DAMS, DOCKS and LOCKS 


Dams are under construction at: $ 
DUNCAN LAKE DAM — TIMISKAMING 10,000. 
ARTHURS LAKE DAM — PARRY SOUND 5,000. 
JOHNIE LAKE DAM — ALGOMA-MANITOULIN 80,000. 
KAPIKOG LAKE DAM — PARRY SOUND 5,000. 
CACHE LAKE DAM — NIPISSING 1,000. 
THREE CORNER LAKE DAM— NICKEL BELT 175,000. 
Docks are under construction at: 
HAYES LAKE — PORT ARTHUR 65,000. 
PEMBROKE — RENFREW-NORTH 40,000. 
The above projects are carried out by day labour 

For The 


DEPARTMENT OF REFORM INSTITUTIONS 
GALT — Reception and Diagnostic Centre — 
An addition to the Administration Building is presently 
underway to provide six modern classrooms complete with 
all services. $35,000. 
Contractor — Dunker Construction Ltd. 
HAGERSVILLE — Training School — 
Renovations to buildings and services well underway. 
To be completed this fiscal year. $35,000. 
Department of Public Works — Day Labour 
For The 
DEPARTMENT OF TOURISM AND INFORMATION 
TORONTO — Centennial Centre of Science and Technology 
Construction of the Centre of Science and Technology is 
underway. $10,000,000. 
Contractor — Pigott Construction Ltd. 


SAULT STE. MARIE — 
New Tourist Reception Centre now under construction at 


this location, will be completed in this fiscal year. $12,000. 
Contractor — Geo. Stone & Sons Ltd. 
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The Department of Public Works is authorized to prepare working drawings, specifications 
and call tenders and proceed with construction of the following projects 


For The 
DEPARTMENT OF AGRICULTURE AND FOOD 
RIDGETOWN — Western Ontario Agricultural School — 
Addition to men’s residence. 
New dining facilities to accommodate approximately 300 students 
Tenders close April 27, 1967 for the above projects. 


For The 
DEPARTMENT OF ATTORNEY GENERAL 
GORE BAY — 


Addition to building to accommodate expanded Registry Office together 
with interior alterations. 


GRAVENHURST — 


Fire Technology Building at the Ontario Fire College. Contract awarded to 
W. A. McDougall Ltd. — $399,000.00 


ONTARIO PROVINCIAL POLICE 
GUELPH — 
New Detachment Building. Contract awarded to Brandon Tile and 
Construction Ltd. — $85,710.00 


BALMERTOWN — 
6 single family residences now in planning stage. 


For The 
DEPARTMENT OF EDUCATION 
TORONTO — 
Provincial Institute of Trades and Occupations, 37 Dartnell Avenue. 
To carry out major renovations to buildings and services to accommodate 
expanded program. This building is located at 555 Davenport Road and is 
adjacent to 37 Dartnell Avenue. 


IRONDALE — Ontario Camp Leadership Centre — 
Replace two wooden floating docks with permanent structure. 


For The 
DEPARTMENT OF HEALTH 
SMITH’S FALLS — 
Artificial skating rink housing male and female dressing rooms, associated 
washrooms and mechanical equipment room. Tender closes April 27, 1967. 


TORONTO — 
Building to house the Alcoholism and Drug Addiction Research Foundation. 
Contract awarded to Robertson-Yates Corporation (1966) Ltd. — $9,300,000.00 


Mental Retardation Centre — 
Alterations to building including addition of stair cases in accordance with 
Fire Marshal’s recommendations. Planning is now underway. 
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For The 


DEPARTMENT OF HIGHWAYS 
DOWNSVIEW — 


Addition to Central Stores Building to provide accommodation for Regional 
Staff and storage facilities. 


FORT WILLIAM — 
18 Bay heated storage garage. Tenders close April 6, 1967. 


DOWNSVIEW — 
Central Stores Building — 
Install air-conditioning system. 


NAGAGAMI Patrol Yard — 


Bunk house to accommodate single employees of the Department of Highways 
employed at this location. Project now in planning stage. 


KINGSTON — Regional Office — 
Install air conditioning system. 


For The 


DEPARTMENT OF LANDS AND FORESTS 
TERRACE BAY — 


Chief Ranger’s Office and warehouse. Previously completed working drawings 
to be revised re internal layout. 


CHATSWORTH — Fish Hatchery — 
Six earth ponds for the production of lake trout and splake. 


COCHRANE — 


Chief Ranger’s Office to include Warehouse, workshop and mechanical work area. 


TIMAGAMI — 


Four — 3 bedroom residences of frame and brick construction for use of Regular 
staff employees. 


TERRACE BAY — 


Three frame one storey residences to accommodate Chief Ranger, Deputy Ranger 
and Conservation Officer. 


For The 
DEPARTMENT OF PUBLIC WELFARE 
MOOSONEE — 


3 Residences for Indian Community Development Officers. Now in planning stage. 


For The 
DEPARTMENT OF PUBLIC WORKS 
TORONTO — Queen’s Park Office Extension — 
PHASE 1A — To be constructed directly south of Whitney Building. Consists of 2 
levels of underground parking with a 3rd level below the parking area 
to provide space for common services. 


PHASE 2 — Construction of the Hearst Building and Mowat Building above the 
second floor roof level. 


RED LAKE — 
New Ontario Government Office Building to replace present building. 


DAMS, DOCKS and LOCKS — 


To be constructed at the following locations: $ 

ARROW LAKE DAM — FORT WILLIAM 90,000. 
UPPER ISLAND DAM — SAULT STE. MARIE 20,000. 
McNAMARA LAKE DAM — KENORA 50,000. 
LIVINGSTONE LAKE DAM — VICTORIA 30,000. 
WESTPORT DAM — LEEDS 40,000. 


For The 
DEPARTMENT OF REFORM INSTITUTIONS 
BRAMPTON — Vanier Institute for Women — 
New reformatory to replace present Mercer Reformatory. 
Tenders will be called in May of 1967. 
For The 
DEPARTMENT OF TOURISM AND INFORMATION 
WINDSOR — 
Tourist Reception Centre. Contract awarded to 
A. Lombardo & Son Ltd. — $95,880.00 


For The 
DEPARTMENT OF ENERGY AND RESOURCES MANAGEMENT 
ONTARIO WATER RESOURCES COMMISSION 
TORONTO — Resources Road, Etobicoke 
To carry out internal renovations in existing laboratory building urgently 


required for research program. 


To erect Butler type storage building to provide additional storage for 
technical and field equipment. 


These projects are both in planning stage. 


In addition to the projects previously mentioned the Department of Public Works plans 

and constructs numerous works that are not required to have direct approval by Treasury 
Board. These projects consist of any new construction costing less than $25,000. capital 
renovation and improvements up to $50,000. and also included are installation of essential 
services i.e. sewers, water mains, heating plants, etc. 
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The Department of Public Works is authorized to prepare working drawings and specifications 
for the following projects. 


For The 
DEPARTMENT OF AGRICULTURE AND FOOD 
KEMPTVILLE — Agricultural School — 
New residence to accommodate approximately 200 Male Students. Sketch plans completed. 


For The 
DEPARTMENT OF ATTORNEY GENERAL 
KENORA — 
To construct addition to Court House and carry out alterations to existing building. 
Working drawings to be commenced shortly. 


ONTARIO PROVINCIAL POLICE 


Construct District Headquarters Buildings at the following locations: 


KENORA — Working drawings under way. Tenders will be called in April, 1967 
LONDON — Working drawings nearing completion. 
NORTH BAY — Site to be acquired. 
PERTH — Working drawings will be commenced shortly. 
For The 


DEPARTMENT OF EDUCATION 
KIRKLAND LAKE — Northern Ontario Institute of Technology — 
Stage 2 of the building program. Working drawings in final checking stage. 


ST. CATHARINES — 
New Teachers’ College on campus of Brock University to accommodate 
700 — 750 students. Working drawings in final checking stage. 


For The 
DEPARTMENT OF HEALTH 
WHITBY — 
New laundry building — working drawings underway. 


PENETANGUISHENE — 
Stage 2 of new hospital unit. Working drawings in final stages. 


SMITH’S FALLS — 
Interior renovations to kitchen area. Working drawings will be commenced shortly. 


Branch Laboratories to be constructed at the following locations: 
HAMILTON 
ORILLIA 
WOODSTOCK 
Working drawings will be commenced shortly. 


Ail 


For The 
DEPARTMENT OF LANDS AND FORESTS 


DRYDEN — 
Chief Rangers’ Headquarters Building to contain offices, warehouse, carpenter 


shop. Working drawings will be commenced shortly. 


MAPLE — 
Research Hatchery and laboratory to provide facilities for ‘‘Splake’’ program 


including offices, workshops, etc. Working drawings will be commenced shortly. 


SIOUX LOOKOUT — 
New District Office Building. Working drawings will be commenced shortly. 


For The 
DEPARTMENT OF REFORM INSTITUTIONS 


SUDBURY — 
New Training School for Boys. Working drawings will be commenced shortly. 


BURTCH — Industrial Farm — 
Renovations to present frame buildings. This project under study. 


BURWASH — Industrial Farm — 
New drill hall complete with services and equipment. Working drawings will be 


commenced shortly. 


For The 
DEPARTMENT OF TOURISM AND INFORMATION 


HOMER — 
New Tourist Reception Centre 


For The 
DEPARTMENT OF TRANSPORT 


AGINCOURT — 
New Driver Examination Centre to provide driver examination, vehicle inspections, 


licence and permit issuing. Working drawings will be commenced shortly. 
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The Department of Public Works is authorized to prepare preliminary sketch plans and cost 
estimates on the following projects. 


For The 


DEPARTMENT OF AGRICUL TURE AND FOOD 
ELORA — Agricultural Research Centre — 


New service building required to house research equipment presently at University 
of Guelph. 


New dairy barn. 


KEMPTVILLE — Agricultural School — 
Renovate livestock pavilion and gymnasium to provide assembly hall and pavilion. 


Erect field house to house equipment and machinery for crop science. 
New gymnasium building. 


MILTON — Agricultural Museum — 
New building and services to provide facilities for Museum. 


NEW LISKEARD — Demonstration Farm — 
New building to accommodate students enrolled in Diploma Course. 


SIMCOE — Horticultural Research Station — 
New Agricultural Services Building. 


GUELPH — Agricultural Building Complex — 
New Administration Building on campus of University of Guelph. 


HURON — Middlesex — 
Western Ontario Regional Laboratory. 


For The 
DEPARTMENT OF ATTORNEY GENERAL 
TORONTO — Centre of Forensic Sciences — 
New building to house Administration, Laboratory, Lecture Rooms and 
storage facilities. 


TORONTO — Osgoode Hall — 
Addition to court facilities 


NORTH BAY — Court House — 
New court house to accommodate District Court, Magistrates’ Court, Juvenile 


and Family Court and Auxiliary Court services. 


SUDBURY — Registry Office — 
Addition to existing building to provide additional office space and storage area. 


(cont’d on page 14) 
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ONTARIO PROVINCIAL POLICE 
Detachment Buildings to be constructed at the following locations: 
SHARBOT LAKE 
UPSALA 
VERMILLION BAY 


For The 


DEPARTMENT OF EDUCATION 
BELLEVILLE — Ontario School for the Deaf — 


Senior Boys’ Residence to accommodate 60 boys. 
Physical Education Building. 


BRANTFORD — Ontario School for the Blind — 
Senior Girls’ Dormitory and apartments with home economics unit attached, to 
accommodate 30 girls. 
New 2 storey main building. 
New swimming pool. 


HAILEYBURY — Institute of Mining — 
Addition to existing building. 


KINGSTON — College of Education — 
New building including students’ residence. 


LONGFORD MILLS — Leadership Training Camp — 
New year round residential adult education centre complete with all facilities. 


STRATFORD — 
New Teachers’ College. 


SUDBURY — 
New Bilingual Teachers’ College. 


TORONTO — 
New College of Education 
New Teachers’ College at York University 


For The 
DEPARTMENT OF HEALTH 
AURORA — Ontario Hospital — 
Occupational Therapy and Recreational Building 


BYRON — Children’s Psychiatric Research Institute — 
3 new treatment cottages. 


HAMILTON — Ontario Hospital — 
Day Care Centre 
Install air conditioning in ‘‘J’’? wing of the Auchmar Building. 


(cont’d on page 15) 
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KINGSTON — Ontario Hospital — 
Nurses’ Residence. 


NEW TORONTO — Lakeshore Psychiatric Hospital — 
Administrative Building and out-patient service. 
Trades Building. 

Major renovations to cottage 5. 


NORTH BAY — Ontario Hospital — 
Clinical Services Building. 


ORILLIA — Ontario Hospital School — 
School building to provide 25 classrooms. 


SMITH’S FALLS — Ontario Hospital School — 
School building to provide 15 classrooms. 


TORONTO — Ontario Hospital — 
Reconstruction — 999 Queen Street 


WHITBY — Ontario Hospital — 
Central kitchen and staff cafeteria 


For The 
DEPARTMENT OF HIGHWAYS 


NORTH BAY — 
New District and Regional Office Building to consolidate operations. 


COCHRANE — 
New District Repair Garage. 


McFARLANE LAKE — 
Sign and Carpenter Shop. 


DOWNSVIEW — 
Extension to Paint shop to provide for fabrication, storage of signs, etc. 


FORT WILLIAM — 
New District and Regional Office to consolidate operations. 


NORTH BAY— 
New District Repair Garage. 


NAGAGAMI — 
Construct three duplexes. 


KINGSTON — 
Construct a new Sign and Carpenter Shop. 


OWEN SOUND — 
Construct addition to District Office Building to provide Communications Room, 


Files, Storage, Reception Area and Conference Room. 


(cont’d on page 16) 
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STRATFORD — 
Construct addition to District Office Building to provide Communications Room, 
Files, Storage, Reception Area and Conference Room. 


NEW LISKEARD — 
Construct a District Office Building. 


For The 
DEPARTMENT OF LANDS AND FORESTS 
KENORA — Chief Ranger Headquarters — 
Construct a one storey building to contain office, warehouse, mechanical work 
area and workshop facilities. 


NAPANEE — 
Construct a one storey building to provide office for Department area staff and 


also warehouse space for equipment storage. 


SAULT STE. MARIE — 
Construct a one storey office building for District Staff. 


PEMBROKE — Chief Ranger Headquarters — 
Renovate present quarters to allow space for Sign production, Mechanical Work 


and Equipment storage. 


SAULT STE. MARIE — 
Construct a building to provide facilities for hatching, rearing, food preparation, 
storage area, laboratory, workshop, garage. 


DORSET — 
Construct addition to existing school building to provide teaching laboratory, 
Administrative Offices, Gymnasium and Library Reading Room. 


BANCROFT — 
Construct addition to Headquarters Building to provide offices and meeting room. 


HESPELER — 
Construct new office building. 


For The 
DEPARTMENT OF PUBLIC WORKS 


MIMICO — 
Construct new building to provide storage space for standard items of furniture 


and excess units. 


MIMICO — 
Construct new Green House. 


ONTARIO Government Office Buildings to be constructed at the following locations: 


BURK’S FALLS 
KENORA 
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For The 
DEPARTMENT OF REFORM INSTITUTIONS 
BURWASH — Industrial Farm — 
Construct new 9 Classroom Public School. 


PARRY SOUND — District Jail — 
Additional accommodation for Male Prisoners. 


GUELPH — Training School — 
Construct new building for Classrooms and Vocational Shops. 


FORT FRANCES — 
Construct new District Jail. 


COBOURG — Training School — 
Construct new Gymnasium. 
Construct new Chapel, 


BOWMANVILLE — Training School — 
Construct a new Chapel. 


KENORA — District Jail — 
Construct addition to accommodate Female Prisoners. 


TORONTO — Reception and Diagnostic Centre — 
New centre for treatment of boys. 


For The 
DEPARTMENT OF TOURISM AND INFORMATION 
Tourist Reception Centres to be constructed at the following locations: 
HAWKESBURY 
LANSDOWNE 
PIGEON RIVER 


For ihe 
DEPARTMENT OF TRANSPORT 
Driver Examination Centres to be constructed at the following locations: 

BARRIE 
HAMILTON 
LONDON 
OTTAWA 
PORT ARTHUR 
SUDBURY 


For The 
DEPARTMENT OF ENERGY AND RESOURCES MANAGEMENT 
ONTARIO WATER RESOURCES COMMISSION 


TORONTO — Laboratory Building . 
Construct a one storey addition to north side of Laboratory to provide for 


laboratory testing, shipping and receiving, stores and mechanical maintenance. 


Construct a two storey addition with full basement on east side of Laboratory 
to house a division of Research and a portion of the division of Laboratories. 


ely 


